1642                                 UNIT  CONSTRUCTION   COSTS
Account 9017.1-Sewer Excavation and Backfill.
This was a long trench about 3 ft. deep through rod day and boulders. Both excavation and backfill are here taken rare of.
Account 9017.11—Sewer Pipe    Cost and Laying.
This covers the cost of 100 ft. of 24-in. vitrified sewer pipe, cement and miscellaneous material, together with the labor of laying the same.
Account 90171.2—Lighting.
This covers the cost of wiring for lights in the feed water heating plant.
Account 9017.13 —Painting.
This covers the cost of painting the underside of the roof, doors, all 1   frames, and window sash.    It was done with two coats of white lead
and linseed oil, cream color.
Account 9017.14 -Wood Walkway and Tank Covers,
This covers the cost of material and its installation as listed below:
Lumber J/»tU ft. tun. •
Account 9017.115   Alterations.
tank cover I hy 0 CU». HIS IK miln '2 by •'* n»i<l :i hy 3 H4S wills, 2 hy H ROP 20 in. wwt(TH mi tank walkwiWH 2 hy K O.P. SlStlO
Condensed Water Pump House
Account 9017.20  -Excavation.
This wan a Bide bill out.    It includes a backfill made later Inside the
building foundation for a concrete floor base. The excavation wan in red clay, with boulders and Hand and gravel. It was done with pick, shovels and wheelbarrows.
Account 9017.21   Foundation.
This concrete was east as the walls of some square tanks. It wan reinforced, mixed by hand in the proportions of 5 Hand and gravel to
1 cement. One hundred per cent, of the vertical surface was formed. (See ,Fig,s, 73 and 74.)
Account 9017.2   Floor.
Thin concrete covens the small building walls, large side hill wall, floor slab and tank bottom. Three-eighth inch and three-fourth inch rods were used an reinforcing. OIKS hundred per cent, of the vertical surface wan formed. Hand-mixed concrete, 5 wuuti and gravel to 1
cement, was used. concrete floor of the feed water heating plant, 26 ft. off the ground. The magnesia blocks are the covering for the heater.
